Kerala Gazette No. 7 dated 12th February 2008. 

PART III 


IRRIGATION DEPARTMENT 


PRE-QUALIFICATION TENDER NOTICES 
( 1 ) 

No. P. Q. 4/S.E.I.C.C./2007-08. 23rd January 2008. 

The Superintending Engineer, Irrigation Central Circle, 
Thrissur on behalf of the Governor of Kerala invites bids for 
Pre-qualification and competitive tender for award of work in 
separate sealed covers for the following work from 
Registered ‘A’ Class contractors/firms of Kerala Irrigation 
Department/K.P.W.D., who are financially stable. Intending 
contractors/firms should have previous experience of 
completing at least one single work for an amount of 50% 
estimate value of the work intended to be executed. 

P.Q. Number— 6/S.E.I.C.C./2007-08. 

Name of work—TRP-ASE-Reformation of damaged sea 
wall fora length of 800m between C.P 3976 and 
3980 at Anchangadi in Kodungallur Taluk. 

Estimate P.A.C.—Rs. 3,35,00,000 

E.M.D.—Rs. 50,000 

Time of completion—15 Months . 

Minimum amount of the completion Certificate, obtained 
from the agreement executing authority, for a single work 
executed within the last 5 years — Rs. 1,67,50,000. 

Date and time of sale offender forms—18-2-2008, 11 a.m. 
to 22-2-2008, 4 p.m. 

Last date and time of receipt of tender (By Regd. post 
only)—1-3-2008 upto 1 p.m. 

Opening date and time of tender form (P.Q. bids only)- 
1-3-2008, 3 p.m. 

The Project includes the following principal work items: 

1. Earth work excavation — 15800 m3 

2. Geo-fabric filter — 20800 m2 

3. Rubble 50 kg-150 kg — 14874 m3 

4. Rubble 30 kg-100 kg — 6800 m3 

The 9 mm 4 strand polymer rope gabion of various sizes 
required for the work will be supplied departmentally and 
cost recovered. In case any hindrance occurs in the supply of 
gabion boxes, the contractor is bound to supply the required 
number and size of polymer rope gabions on instruction from 
the Executive Engineer. No tender excess is admissible for 
the cost of gabion boxes. 


The following are the essential plants and equipments 
required for the construction 


1 . 

Crane 5 T boom length 80’-l 10’ 

— 2 Nos. 

2. 

Excavator 

— 2 Nos. 

3. 

Pneumatic Drill 

— 2 Nos. 

4. 

Air compressor 

— 2 Nos. 

5. 

Jack hammer 

— 4 Nos. 

6. 

Tippers 

— 10 Nos. 

7. 

Generator set 

— 1 No. 

8. 

Total station 

— 1 No. 

9. 

Welding plant 

— 1 No. 


Any clarification required as regard to this tender can be 
obtained from the undersigned. (Phone No. 0487-2332465) 

Conditions 

Registered ‘A’ Class contractors/firms in Kerala 
Irrigation Department or KPWD who have experience in 
carrying out large works and who consider themselves capable 
of carrying out the work may obtain Pre-qualification 
documents and the tender documents from the office of the 
undersigned on any working day between 11 a.m and 4 p.m. 
as detailed above on payment of Rs. 4,000 +VAT in cash 
directly. Those who require further copies of the documents 
may pay Rs. 2,000+VAT for each additional copy. 

Prospective contractors/firms should have completed 
at least one work of 50% estimate value of the work now 
tendered, within the last five years. A certificate to this effect 
from the agreement executing authority of the completed work 
shall invariably be submitted along with the application for 
P. Q. documents and Tender Documents, failing which the 
P.Q. Documents will not be issued to him. The certificate 
should contain the details such as, Name of work. Agreement 
No., date of starting the work. Date of completion. Time of 
completion as per orginal agreement, Estimate/Revised 
estimate amount of the work. The contractors/firm should 
attach an affidavit along with the P.Q. documents stating 
whether or not any works carried out by him or them were 
terminated due to his/their fault. 

The P.Q. Documents and tender Documents will not be 
issued after 1 p.m on last issue date under any circumstances. 
The duly filled up Pre-qualification Documents 3 Nos., (one 
No. orginal and two duplicate) along with E.M.D. and 
preliminary agreement in one sealed cover and tender for work 
in another sealed cover, writing clearly over the cover 
specifying whether it contains P.Q. documents/tender 
documents with name of bidder and name of work and then 
enclosing these two covers in a single cover duly superscribing 
the name of work and name of contractor and send the same 
by registered post/speed post (courier will not be accepted) 
so as to reach the office of the undersigned before 1 p.m. on 
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the last date fixed for receipt. The P.Q. documents and Tender 
Documents received after the time notified above will not be 
considered under any circumstances. The tenders received 
after the stipulated date and time due to postal delays or any 
other reason will not be considered. The department shall not 
be responsible for postal delays. Tender through courier 
service/directly will not be accepted. The Department 
reserves the right to deny pre-qualification to any of the 
applicants and to reject the tender submitted by any of the 
applicant without assigning any reason thereto. If the last 
date of receipt of the tender happens to be a holiday, tenders 
will be received upto the stipulated time on the next working 
day. Preliminary agreement on stamp paper worth Rs. 50 duly 
filled up and signed and sufficient Earnest Money Deposit 
duly pledged in favour of Superintending Engineer, Irrigation 
Central Circle, Thrissur, should be enclosed along with the 
Pre-qualification documents in sealed cover for the work. 
Tenders received without the above mentioned documents 
shall summarily be rejected. 

The pre-qualification documents alone will be opened 
on the PQ bid opening date. After evaluation in the office of 
the undersigned the same will be submitted to the Chief 
Engineer for approval and final selection by the 
Pre-qualification Committee of Chief Engineers. Only those 
tenders for works, submitted by contractors/firms who are pre¬ 
qualified by the Chief Engineer’s Committee shall be opened 
and scrutinized later on. Tenders of works of contractors/ 
firms who have not been pre-qualified will be summarily 
rejected without opening and the unopened tenders will be 
returned to the tenderers on proper receipt. 

The date and time of opening of tenders of work of 
contractors/firms who are pre-qualified will be intimated to 
the concerned well-in advance. Besides security deposit, 10% 
Bank Guarantee should be submitted by the selected bidder at 
the time of executing agreement. One percent of the value of 
work done shall be recovered and released to the Kerala 
Construction Workers Welfare Fund from each bill at the time 
of payment. The Kerala Value Added Tax Act, 2003 and the 
Kerala Value Added Tax Rules, 2005 shall be applicable to 
these works contracts. All the conditions contained in 
G.O. (P) No. 84/97 dated 19-8-1997, GO. (P) No. 13/98/PWD 
dated 21-2-1998 and G.O. (Ms) No. 43/99/IRD dated 
9-6-1999 and other rules prevailing with regard to tender for 
works in Irrigation Department and public works Department 
will be applicable for this tender also. 

<Scft>(ag conjsm^ceffljeciJSTTel cn)](.aJ6n3loU) ng)6milcolc2)(3, 
gseiGcruaicn oou^Goeuei, jc3 (toogxp oiloiol^jco) (aJ0i(3(5)5)1 
aja3 got cn1c36rn w (arrolcnjo i.oJai(3(5)5)1 c 9 S)j 03 gg 
mraruracrujeoajffljgg 3 (3 <^eio cru j<ft>(/3 (s>oaf aujujIrylceffljanD 

(. 0 ) 01 ( 3 ( 5 ) 5)1 n® 6)0 S 3 (515) COS (5T5)J CTO (3)1(53 al ffll al (2) CO) (TU (TDOJo 
cruoaiK5T5)1c&> eaanSdlasjggQjojo G<&>0g gseiGcruaicn oica^o]! 
eejGa3)o/s)ruo(5)jmraoac5iro ojcft.jnjloejGaso ‘a®’ <ft>ocro osslcroGis 
tUdcojggajrajo (5)06)s> ailojoIcBOjcro (aiojc3c5)5)1c2)36)s rarasacaS 
(3>3<ft>0ffij6)S (513011(5)3 08(5)2)0(00 n^ffiilejjo (513S83>(53 (5)Jcft><S2)o9S)Jgg 
63O (o10J(3(5)5)1 <a.(Pl6T5T5) (3T36Tajjaj(3n9dC5I5)lCDJgg1(58 (5)^nJ(5)1 eft.(5 
aocnil 6)nj(n)(5)j(5)l(3(5T5)l§2ggajffl2aoc® c8j0OO3ca>o(3/cni£]Oojar)63)3o3 
a^croldJolcsScolaojo cMdsml^jfflc&oggjoroj. 

oil.c&y. coamc3. 6/ng)augD 0a®.<ro1.crbl./2007-08. 


i aj(0(3(5)5)1 <r»j6)s Gnjra — si. (5)8)(3. ojl.-tft>sejo(.cft>m6m 
crileoocjDcn oJ6rolca>cd-6)ca.osj65raej2(3 rawejjcealfflej mil. nil. 

3976-ODJo 3980-ODJo 6DS<2)1®3 8 0 0 0lO(3 (Olg(5T5)1(53 

e<ft.sj(uao AS®! elaMilcmjas 013000301)0060)0. 

(5res®>(53 snjeft)— 03a) 3,35,00,000 

(rilffl(5)L(3(lJ^o - OJnJ 50,000 

(aJOJ^ (5)5)1 (5)l(3Gc06)SnS cft>O£JO01U)1-15 00(0)0. 

(5re(SnJc&adcai(3 (ruacSojlGcOfflsns eieliy <ft>oojl niici3 

auc3§1nrflcQ6)gi(53 (o^Lolfflaa^ tsramlc&ooIcnMcrilanDjo) ca>cpl6)5r5) 
raresmj oicSoH (5)5)1 enj g gl(53 agtojcu^ rarail (2) o (2/ anlcSers) 

LoJ(U^(5)5)1c53)JS)S cft)J06)5)5) (5)Jca> -0]oJ 1,67,50,000 

3 (30 CTO oOOO 6313 gJ6)S OllcsSaJO) (5)1 02) (5)1(2)30 

(rufflasajjo—18-2-2008 oo(iil6)ej ii ffl6m1 030x53 22-2-2008 
6)6)ai<a>jeao0o 4 06ro1oi6)0. 

BcS^eiocru (n)il<ft.0lc06)j()o (0s1earu(3(u) c5>ojoeil(53 ao(0)o) 

(5)lcn)(5)1c!Q)Jo (rufflCQXUJo-1-3-2008 gaj(2)c86) 1 060)1(116)0. 

3(3neiocru (5)jo<s6)j(ro tsilasrailcajo 000(2)0130 (ail. c&yj. 
6Tlfl(U> 0O(0)o)-1-3-2008 6)6)O1cft>3G(O)0o 3 2)60)1. 

(,aJ(U(3(5)5)1cQ)J0S n$ca>G3(0 (Ul(U06rDo 
ffi6n3aJ6rol — 15800 ^eicn a1oc3 

SlGCQ)0a£)0(.6)u1c£b a£fl(53g(3 — 20800 aJ(5)30(C® ffll0(3 

ca>0la>&j - so ceil. - 150 coil. — 14874 ^eicn 2)loc3 

ta>0la>d - 30 ceil. - ioo <&>1. — 6800 ^eicn 0lgc3 

eajejc®cS6)ocuaa^fflo<i» u)O6tu1gc 2)O603 e6njo<fli(rujcft)(/3 
(U)1ajo(3§ oaag'' ei ffl0ce6)l enjea. sdcdso <06)3 cm «no 60). 
n^jjaraiffiilejjo crooaoai©^(5)5)1(53 aulajocSgjfflfflogla) a)06ru1 
Gcs)06n3 G6njo<£b(n)2cft>(/3 eie^0Oc06)oa3 crooci)1<fl6)06)(5) ai0l<ft>(2)o 
6)6om1<53 ca>0ooj<a>o0()3 goi eie^aotsol oJ6m1 ajjdlcsrcolt&olecBe 
603(5)60). 6j)(5)1ci) 6)S6Dg(3 ag)<£bCn)Cro O)03cft>3(O)C5)£1. 

(.aj 01(3 (5)5)1 c96) mrejojcra^ao® gaJc&>06O)65)3g3o 
(2)1.05) (O)0mt.O)1cft.gJo 

1. 6)(.<ft>(2)1ci3 5S603 6TU2ffl1fflO^ cnlgo 80-110' - 2 0®6TT)0 

2 . o{j)cri)c&>CB(ugc3 - 2 „ 

3. o)^mog1c£6 I.cu)lejc3 - 2 „ 

4 . o^)( 2)(3 cft.t,ou(ru(3 - 5 

5. SSOcSS) 0000(3 - 4 „ 

6. SloJ(3 - 10 „ 

7. 030)000(3 0(0)0 - 1 „ 

8 . GS0§(53 G(TUailCl3 - 1 

9. fflai(53(U)l6B ajon^" - 1 

ajci3 e<2)oco^(5)o co1(360)(2)C5)5)1eo3 3(3‘iejocru co)o60icru)l^ 
ag)eio ai^aKruocaigjo ea(53 3(3<^eio(nil(D2o 6ojou)ca>aoc2)l0lce6)jo. 
go 3(3>^ejo(n)jao<2)1 6njcru)aaj§ ng)ejociilu) aj1ce3lca)0 6O) 
63 B(Ac96)Jo (5)O0S> 63aj1§1§Jgg §03^0 CO (TUO (0J 00(2)1 601(01) 
0a_|0S6O§(5)O6O). (GoD0603 0487-2332465) 

cnl6nj(ru)cn<ft>a3 

e<flj0g sjeiecruajo) aieijojlaeiGcnjo aaioeij0000015) 
(UcftiJajtoeiGCQIO *a0 ’ A0(TO 0Sil(O)Gt.Saai(n2ggai0JO (aJOJ(3(5T5)1 

eft ,ui n®6)gsj<5l5) (OS (5T5)J (O) (5)1(53 oJ 0l al (2) (O) (OJ (O)0 Jo 

(n)O(OK5)5)1ca>ffi(0n3il(2)jgg ca>0oojca>O(3/(m£)Oaj(n63Ba3o00 aja3 

G(2)0(0^(5)0 (Ol(360)C2)(5)5)1(njo (aJ(U(3(5)5)1d96)2a;jgg 3(3<^ei0(O)Jca>(^ 
0)oaip aaj1§l0lce6)2(O) gGBiococoioaag <ft>o0^oei(2)(5T5)1(53 
cnlcrojo LaJOJ(3(5i5)l 3loi(0)63ragl(53 ©ooilfflej n 06m1 oj(5)(53 
00(Ucft)JG(m0o 4 0 60)1 016)0 3(3 ^00)) (.al 0 0 60) (5)5)1 6 ) (1$ 
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oilejcmoQQ) 4,000 cojnj + <uc 3 abl«s) crilcftjcml nJ6rDffl0d»s^j 

aj 063 Bocu 2 cm«no 6 rn. ca^sjcrorocS OcftOnjlcftc/a carajaitra^izijggcuRS 
eca>0o_|1 fflcmlrn 2,000 ffljnj + cuc 3 riL> 1 ®) mlcftqroil 

njsrDaoass^j aio63T3oajj<m®>osrn. 

cmroSajraraocD) <ft>ffloojc9)0^/cninooj<D63Bc^ n®ff>gsjc96)oa3 
g equal > 66 ) 3 an (.n-imciSrarailc&gjeis cHraanraij cracmffloaacaiailcaS 

cft)JO<I»0(!5T5) (!J)jtft)CS2)c8S)Jgg 630 (njai<3carij>l >ft,lpl6T!5TCJ> 5 QJc3n9d«51OTl 

cnjgglroS ®)^nj®)1ca>ai2iocc!)l Oiijcs»«njtm°l(3ror3)1§jggajffljo can) mil cal 
cSS)6mo. emraS ailciflffll^j (n-i<®>3®° e^cnjcmjcmlcScaimlqjgg 
(.nJOJ^«5T5)1 a»J6)S o{j) (.CDl 6) 12 6) (319 0)1 c6> 0 ffll (D ®3 tft> J (TD 

<TU0cM3^nJ(.®)o cmatBrUcMdecSSOaSOaJo nDO S3 00 <3 >06)6133 (3)06110. 

gDcmloiS oj 1 (p hjojoj rarmj cm aj(3ce6)' aja3 ecoiocD^cmo 
0)1 (3 630 0® (513)1 00 Jo (.0-1(11(3(5)5)1 >06)J fflj gg (3 (3 o&l 0 CTO J eft. u3 
00(53t6>jcm(5)ej. (Tl)0c&i9d1 nJ(.(5) (5)5)1 (53 6)iiJCm(5)JC5)1(3(515)l§Jgg 
(ojajc3(5I5)1ca>gJ6)S (3)06)<P (lilcUffllc96)JOT) 09300^631303 0)1(3611)011) 
moeffijo g 6 reocr» 1 a 1 c 0 O 6 TT)o. 

C5>oo3 n®6)gs2®Tw1§jgg oJ6m1<S3a3 63cmjo c3>6)on «5)6)a3 
cftqgosjejo oqo >66) 6)o_| §1§1ei a®on (.njoi)(5)oaj1^jl§jgg 
cnxs^cuoeBffljeio (matSnJcMdGofflOfflsoijjo oi)a(3a_|1(St06)6n3(5)O6n). 

cb) 06 >(oto«j >6>oo6n)cijuao£ijo ajo3 easocn^troo oilcSeinm) 
rorcriloDjo (ojai(3(5i5)1c66)jmjgg 3(3<ieiooi)jc9>u3 aoooo ojIraSijjcn 
<n>j6)s (maajomocDBlajfruo gjajtsiloleisrsvj cnoejjmemlcaajeaac&io 
ejelcsojamanej. 

n-ijolnjliy cSiioB^oajeJlca)^ (3idS63Blcs3) ajo3 ecffiocn^tmo 
rafS^ejocru anoo63i3gjo (ojanoj GcejOojl-fflaj oraoueijo o6ri3j 
rUcajtSijjjcft.gjo) crujLnJSTTeloa) n(j)6isij1o)1 wcb&S) ®oomn<m 
cnlcDOisileijgg oiloaniBcn^cnjo rareono) ojojaslraS cftqoooioois) 
ajt3<jjl®>®)®1ra3 630j (n-iOLoalcai gsanisloDjo <s>]s1 630 ca>cuo1(53 
mj(3ciiiy cftiojolcnj njjocsrcsi (.njcnc3(5ia)1cn>26)s Gnjojo mjo3 
Gwow^ctno cnl(36mcr» BcS^ejocru o®rro caiajcseKiiaoo 6)nj<s)>(n)C5)jo 
Lojajc3(3Tm1<e6)jgg 3c3^£joai)jcft>o3 m6)gooj cOjOjoIrsS aj(3ci)Tj 
cftiojolmj ajjoor® (oJ(H(3c5I5)1oq>j6)s enjojo (_n-injc3(5i5)1>06)jgg 
racS^ejoaru n®ano rarajesejeueno 6)nj<r»(5) 06n§j c&cnojo caqsl 
630 ca>ojolejOc86)1 ojiBruiy (.n-i<u(3(5i5)1oQ>j6)s Gnjojo agjo 
(313) GO! 6110)0 6)u_KQ)C5) (5)06)S> 63o_|JOJijl§jgg g<3G^OO)OH£]6)0$ 

>ft>o«M,oejcD)(5i5)1c53 rare (5)1 o)ocr»1 (n1<miac»lij1§jgg careen onooi 
(m°lcr»cm1c0®jo CTuacQ)«5Tt5)1(Djo ajonocml cal § rare) >66) oil uio ossl 
(saru(3cu)/<TUnj“lajD aDoioeilraS carecQ>cs3)<icS6)6rrg(5)06if>. (®ca.oo1<r»(3 
cruj1<a)ffllc06)j<TD(roej.) (5>o acini ^jj ejs1<e6)jcro«5)jo osslcBoudSajD/ 
crurulajD oinJoeilcsS careej06)(5)cmjo eje1c96)jcro (3(3^ejoanj>ft>a3 
<s3)o®(moraj <ft>offl6mojcraoejjo anil caol >96) jcrocsiei. annioeilcsS 
g6TTeoca>oojjcm >9>o£jc5)oaan(5i5)la) goo cu)1n_|oc3§;ja6)aiF grainxa 
ajora1®OOTlra1c96)3crr>®>ej. B(3<^ejocru <Tuj1ca)ffllca6)jaT) raraojeruofn 

SlOJOTUo 6)nJ0«S)j (3T30JCJ01 {313)00)0(33 ®(TO0§SJC3rcf) Ln-l®Jf3«3TO)l 
bIojctoo colcMilffl) oruaaso oj®a B^riejoarujcSjaa crujlc9>ffl1ce6)j(m 
(mo6m. 

ffljaacscQJOtoiRno m1f36mc!C!)(3Tn)1mjgg ra(3>^ejocn)jca.a3 ao(®>o 
3 ( 3 (iejooru 2 cft)a 3 crujlcftffllceajarr) raraojaruofn ralojcruo ®®oj<Sj 1 § 
ajern ffl 6 no 1 <fl 6 ) snjo ce 6 )j cmtmjo ssejecruiijm ojcftijijj 
ijjlaDa®6T21j1(n1(r»^fflOfflJ0S cftiSHlI Ol njffll O) 6TT3 CDd!) o96)jo 

{fflraocn1ca>offlc3im1fnjmo<s2)1 raracrstsijtsejjaTKrojmosrn. ^jlad ag) 6 Tajl(D°l 
<i»(3aoffljffls cftiizffllgl fflja3<s<r»oco^(OT fDl(36mc®1J raraocnl.®.®! 
ceajero ca>aoojca>offlj®st!C!)jo OMnonjenesragjaseffijo racS^ejocrujeejaS 
aot.®)o oJlamls (mjOcsajarKmooalffllceajo. c3Ta(.nJ<ft>orao (.r»-ioj(3carafl 
csajgg B(3nejO(Tujca>a3 8S)jOc96)jcm cmlcmRnlasjo (ruacrsojjo 
6 njcnDfflo_|§oj®ffl ajaScftijgl os3Iq<tu(3ojd ffDnJoeilRsS c3Tao1cD)1<fl6)j 
crD«nocQ) 1 ffl 1 ce®jo. 


ijjlnc cif)6T3!j1mTcQ)(3aofflj®s ca>2mlgl ajo3 esasoo)^®) 
afl^ 6 m(S 2 )l^ raraotolcOjalcSSioRST® <ft.ffloojc930ffljffls<i»jo emoonjen 
63r3gj0sca)jo (.ojojc3rarcf)1c96)jgg 3(3<^ejocru2<ft>a3 trojoesao®®) 
(m®cro rn1fflcru1c96)jar)®)jo carejoceaj chocs nj<Mdca>a3 csoeuoffljejo 
rarejOjaD^DnjgoraS CDlasul®) fflaDlcc5)1cr3nJs1 cmlffllfflcft. fflca>osjce6)jcro 
«njao6rn. ®crucft.^jo1g1 ojulcsijjocrulglciDj njjo®a njrarmj 
aaemsoeno 6ruofflb c/)^o©6n§1 n£)(wl®2i<Tif cucr»cS®j(scnjoa3 

<T)R53(Bca)6TTeOT)06m. 

(Sca.fflg m1c32i206nr) ®«nocp1ejog1 e<Mdfflcnlujlc® 1 (sejc 06 ) 6njlca3 
cmjcfljcmjffls 63fflj osemaoeno c3reoc®ofloa3)aocB)1 6m1ej1ra3cn1cmjo 
nilsI^janDcmjo mluilcffilcejcoffl (3rasa»ce6)2cmcc»jao6rD. 

2003-aej cscft.rag ojcSciulcm cnlcfejcml (VAT) caraitfeg, 

2005 -fflej cscft.og mjej^ cu^raulcm cnlcfejanl (VAT) oje^oru 
tifjcmlQj ®cd (ft>ao^ eruou^aocrslffllcoe^o. 

19-8-1997-aej cocusnafflana" gcmroooj cnaru^ (nil)84/97/ 

njl.ojD 6 njlcr» 2 . (m^cnf si. c®1ca3 njorajem a^ejo aj^cucniOce>gjo 
9-6-1999-oej a)OJ6n3®ma3" grarmaoj cnarncS (n^o.n^aru.) 43 / 99 / 
®a® cho)c3 ojuI osIrsS njodsjmr) ag)ejo cu^ajcruOcfegjo Ccft>og 
Snjocmjaffloacmm/ ssejescruijenQj.fljj.TjiDej 3c3^ejocrujca>fflg 
a\)o6rucTijLfliy ca>oejo<ft>oej63T3glKs3 njjoDnjsjculceffljcrD aaoeio 
oj^oj(TU£icft)g2o gra 3^>^ejocnjl<T)jo 6ruocjDcft)mocr»1ffl1c96)jo. 

(2) 

No. P. Q. 5/S.E.I.C.C./2007-08. 28th January 2008. 

The Superintending Engineer, Irrigation Central 
Circle, Thrissur, on behalf of the Governor of Kerala, 
invites bids for pre-qualification and competitive tender for 
award of work in separate sealed covers for the following 
work from Registered “A” Class contractors/Firms of 
Kerala Irrigation Department/KPWD., who are financially 
stable. Intending Contractors/firms should have previous 
experience of completing at least one single work for an 
amount of 50% estimate value of the work intended to be 
executed. 

P. Q. No.—7/S.E.I.C.C./2007-08. 

Name of work—TRP—Consolidation of river banks- 
improvements to the right bank of Chettuva River 
from Chettuva Padam to Chettuva Azhi including 
construction of river bank road and other C.D. 
works in Kadappuram Panchayath in Thrissur 
District- Reach 1. (Retender) 

Estimate P.A.C.—Rs. 1,71,36,448 

E.M.D.—Rs. 50,000. 

Date and time of sale of tender form—25-2-2008, 
11 a. m. to 29-2-2008, 4 p. m. 

Date and time of of receipt of tender (By Regd. 
Post only)—Upto 2.30 p. m. on 7-3-2008. 

Opening date and time of tender (P.Q. bid only)— 
3 p. m. on 7-3-2008. 

Time of completion—15 months. 

Any clarification required as regard to this tender can 
be obtained from the undersigned. (Phone No. 
0487-2332465). 
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Minimum amount of the Completion Certificate, 
obtained from the agreement executing authority, for a 
single work executed within the last 5 years- 
Rs. 86,00,000. 

The project includes the following principal 
work items 

SI.No. Description of works Approx, qty. 


1 . 

Putting up ring bund 

— 120 m 


2. 

Earth work 

— 3604 m 3 


3. 

Supplying and stacking rubble 
20- 40 dm 3 

— 470 

m 3 

4. 

Dry rubble masonry 

— 2460 

m 3 

5. 

Randum rubble masonry 

— 650 

m 3 

6. 

Supply and fixing 1:2:4 R.C.C. 
posts 

— 1370 

Nos. 

7. 

Cement concrete works 

— 562 

m 3 

8. 

Piling 

— 912 

m 

9. 

Reinforcement for R.C.C. work 

— 349 

Qtl. 

10. 

Supplying and filling sea sand 

— 71 

m 3 


.The following are the essential plants and equipments 
required for the Construction 


1 . 

Dewatering pump 10 F1P 

— 2 

Nos 


5 HP 

— 3 

Nos 

2. 

Concrete Mixer ( 0.28 to 0.34 m 3 ) 

— 3 

Nos. 

3. 

Concrete vibrator with accessories 

— 4 

Nos. 

4. 

Compressor (200 to 300 Cfm) 

— 1 

No. 

5. 

Dozzer/pocklain/JCB 

— 1 

No. 

6. 

Pile driving equipment 

— 1 

No. 

7. 

Lorry/Tipper 

— 4 

Nos. 

8. 

Road Roller 

— 1 

No. 


Conditions 

Registered “A” Class Contractors/Firms in Kerala 
Irrigation Department or KPWD who have experience in 
carrying out large works and who consider themselves 
capable of carrying out the work may obtain 
Pre-Qualification documents and the tender documents 
from the office of the undersigned on any working day 
between 11 a.m. and 4 p.m. as detailed below on 
payment of Rs. 4,000 + VAT in cash directly. Those who 
require further copies of the documents may pay 
Rs. 2,000 + VAT for each additional copy. 

Prospective contractors/firms should have completed at 
least one work of 50% estimate value of the work now 
tendered, within the last five years. A certificate to this 
effect from the agreement executing authority of the 
completed work shall invariably be submitted along with 
the application for P.Q. documents and tender documents, 
failing which the P.Q. documents will not be issued to 
him. The certificate should contain the details such as, 
name of work. Agreement No., date of starting the work, 
date of completion, time of completion as per original 


aggreement, estimate/revised estimate amount of the work. 
The contractors/firms should attach an affidavit along with 
the PQ documents stating whether or not any works 
carried out by him or them were terminated due to his/ 
their fault. 

The PQ documents and tender documents will not be 
issued after 1 p.m. on last issue date under any 
circumstances. The duly filled up pre-qualification 
documents 3 Nos.(one No. original and two duplicate) 
along with EMD and preliminary agreement in one sealed 
cover and tender for work in another sealed cover, writing 
clearly over the cover specifying whether it contains PQ 
documents / tender documents with name of bidder and 
name of work and then enclosing these two covers in a 
single cover duly superscribing the name of work and the 
name of contractor and send the same by registered post/ 
speed post (courier will not be accepted) so as to reach 
the office of the undersigned before 1 p.m. on the last 
date fixed for receipt. The PQ documents and tender 
documents received after the time notified above will not 
be considered under any circumstances. The tenders 
received after the stipulated date and time due to postal 
delays, or any other reason will not be considered. The 
department shall not be responsible for postal delays. 
Tender through courier service or directly will not be 
accepted. The department reserves the right to deny pre¬ 
qualification to any of the applicants and to reject the 
tender submitted by any of the applicant without assigning 
any reason thereto. If the last date of receipt of the tender 
happens to be a holiday, tenders will be received upto the 
stipulated time on the next working day. Preliminary 
agreement on stamp paper worth Rs. 50 duly filled up 
and signed and sufficient Earnest Money Deposit duly 
pledged in favour of Superintending Engineer, Irrigation 
Central Circle, Thrissur, should be enclosed along with 
the pre-qualification documents sealed cover for the 
work. Tenders received without the above mentioned 
documents shall summarily be rejected. 

The pre-qualification documents alone will be opened 
on the P.Q. bid opening date. After evaluation in the 
office of the undersigned, the same will be submitted to 
the Chief Engineer, for approval and final selection by the 
Pre-qualification Committee of Chief Engineers. Only 
those tenders, for works submitted by the contractors/firms 
who are pre-qualified by the Chief Engineer’s Committee 
shall be opened and scrutinized later on. Tenders of 
works of contractors/firms who have not been pre-qualified 
will be summarily rejected without opening and the 
unopened tenders will be returned to the tenderers on 
proper receipt. 

The date and time of opening of tenders of work of 
contractors/firms who are pre-qualified will be intimated to 
the concerned well-in advance. Besides security deposit, 
10% Bank Guarantee should be submitted by the selected 
bidder at the time of executing agreement. One per cent of 
the value of work done shall be recovered and released to 
the Kerala Construction Workers Welfare Fund from each 
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bill at the time of payment. The Kerala Value Added Tax 
Act, 2003 and the Kerala Value Added Tax Rules, 2005 
shall be applicable to these works contracts. All the 
conditions contained in G. O. (P) No. 84/97 dated 
19-8-1997 G.O. (P) No. 13/98/PWD. dated 21-2-1998 and 
G. O. (Ms.) No. 43/99/IRD dated 9-6-1999 and other rules 
prevailing with regard to tender for works in Irrigation 
Department and PWD will be applicable for this tender 
also. 


CBcftog a)(U(36m(3c0«)je(U6n§1 onjiojeneloci) n®6mjlu)1cQ>(3, 
Gcruujcn emsuej, o)06)<p ojIoj ral<ss)jcm 

Lnjm^flM)1<flS)jcsajsn§1 mjaSecmocn^cs) cnliSsmocsfljTroloDjo 
cssijffljsg monxaonieoaimtjgg B(3neiooi)3ca>c/3 o)06)tp onjrJInjl 
cssijcm in-im^orail a® exoosjoi® o)s 00)301) oil o3 njoliico) 
cruamcTDOjo rruorruoofl<&>Gere ns/I asjgg ai ojo Gc&>og 
sseiGounJi) m<ft.jijjl6)ejecQ)o/OriJOC3)j(2iraoi2iR5im ojcfcjojloejecsxo 

‘a®’ cgioooj o^1cru(S(.Sni(cnjgg(urajo o) 06 )<p cultural 186 ) 3 ( 11 ) 
(.njcu^oimlcffljfls rares©>o3 8S)j<ft>co)js)s rareo3nJO)3 craoimoo) 

fflms/lejjo rares&oS «njoa>c®eeffljgg 6300 (ojni^raD)! cfttplsuoi 

{masrmjjm(3ri3d(OTwlcr)jgglR53 ra)3,nJO)1cft>ramoQQ>1 o)1(3rao>1§3 

ggcuojfflocQ) cft.ffl0O2cft.0<3/mi£i0oj(D63Ba3 n^crolturalraS cnlcmjo 

cftad6ml^|jfflcaiOggjaDj. 

B(3n£iocrv> mauc3— nil. 7/n^cru.^.6)r^.rru1.om1./2007-08 

(.nJ(U^RST!5)1cr»26)S GnJ®-Sl®re)(3.aj1.-ODBlcSSKa 6niejffln_|Sj 

raoijoi) rusml — ra^trejdi gfleicH)l6)£j ASnjjoo njsrajo 

<S2)raO)l6)£J CSnJOOJOJ nJJ»>CQ)J0S GiUOOJOl nJOSo ffl3®)®8 

enjoojnj rara<pl(U 6 )ra, ajej«njcft)rac!Q)jfls njjcrxajnuofflsmajjo, 
(nBicmsnJocroaxjsjsasjo (feejjajcftigjfflstnjjo aoscfcgj 
asssjo 20030 nJ6rn1<ft>a3—eocoo acrn (njjcndi 

3(3aejocru). 

(3TdSffijR53 85)J c8> OJoJ 1,78,00,000. 

mlfflCSILBCU^o-ffljnJ 50,000. 

(nio^rarafl o)°l^cBc0S)6n§ <ft,oeioa)U)1—is moouo. 


si (ojnidi010)1 cos) o)06mp nJOPffijcnxucmlraS ca>jott»os)«5)0Q)jgg 
gnJca>(asiT)63i3gjo <x»(_citD cruoa(.col(ft,gjo raretucra^o 
csnj6ns1aiffljrmo)06rn 

1. oaiggo mlceojcmoflcnj Gai6ne1 io 

cftijoilo craceoflasjgg njcnjocruod 
5 cOjJOflO OScOOflcmjgg nJ03J6)CI1)OO 

2. e<fi>06n3(.ca.1od alcObCrwS (o.26 230)03 

o.34 rieim mloodi) 

3. G<fi>061l3(c8jlod 6)6)nKS(.61UOOOjo 
mod cruoa(.tblcft)gjo 

4. ca>iawcn)(3 (200 230)03 300 oi)1.n®a£).n®o. 

5 . gcldoctucS, 6)LoJOcft<nilo3, 6)sj.rrul.6nil. 
ffloeoocmjo 

6. 6)6)n_io8 6)6)(cuxu1oc/) n® < &u l 2 nJ 6 ) 20 ^' 

7. G£J301/s1<t_|(3 

8. GOOCU) G00g(3-10 S6n3 

fl(3n£10fl1} a00063BgJ6)S ailoSnjODCCDjOS O)l0Q) 0)1(12) 30 
cruacfficiijo — 25-2-2008 raoaitoei 11 fflsml 230)08 29-2-2008 

gnJO)1ral61fflO) 4 2610)1 016)0. 

B(3<ieiocn) crujlcftolcooos (rasIcroGOORicu) oinJoeiloS 
2D(®)o)- 7-3-2008 g^JCISceffl 2.30 2611)1 016)0. 

Q^aeiocru o)jOcS 6 )j(m railmirailcn^o CTumocDOjjo (nil. 08 . 3 , 3 . 

6TU10JD 20(0)o) - 7-3-2008 gnj0)101600) 3 12613)1. 

ffljaS e<r»oco^o)o u)1(36rr)cx2)raiij)l6)o3 i3(3>^ejoan) cn)o6mcru)l^ 

n®eio ai^oiaruocft.gjo Gmo3 r3^<miocnilcnjo 6njou)ca>ao<j2)1®1<e6)3o. 

goo boS^o 0123 mocml 6mcru) 6)n_| § o®&joqj 1 u) ojIcobI 
08.0611) 6313 08186)30 0)06) IP 63n_|1§1§3gg gGB^OU) 01)0(1)3 20(0)1 

6nj(TU)6)o_|CS6nSO)06rn. (Ga£)06Il3 0487-2332465) 

ml6njcru)cnca.a3 


2 a^)6TT)o 

3 aff)6TT)o 

3 a06TT)o 

4 a^)6TT)o 

1 aff)6TT)o 
4 a^)6TT)o 
1 a06TT)o 


raiaenjcfti3dca>^ cn)a^n_jle<s6)6ne eiel^j ca>onj1niia3 rrwSglnol 
c06)OOlo3 ( (.trod 60 2) Clg" 013 U)1 cO> o ol tn)1 o3 ODlcmjo) 
ta>¥l6ioim ore6iaj ai(3n3doo)1a)2gg1o3 6300 t^Jm^oo)! 
a»otn)1 o)1^oo) (.ntcu^oimla»j6)s cft,jo6ioi5) o)jca>— 

OJnJ 86,00,000 


(.nJOJ(3oia)1c®J6)S a|<9)60«ll Oj1ai061T)o 


1. 

OloU) 60161)5 0)1(3122061T)o 

0)1go 120 2l. 

2. 

261)3 nJ 601)1 

3604 O£10) ffll. 

3. 

20 230)03 40 O&103 6)OJDOO)l2lOO(3 



oj6)ffl(r»3gg cftiffl1®i&j oj1o)ffl6moi3o 



oregloailseijo 

470 oejcn 2l. 

4. 

c&ffll&a nJ0cft>o3 

2460 O£10) ffll. 

5. 

tfodlE&a nJ6m1 

650 neiO) 2l. 

6. 

ce>(in1c!Q)1§3 6mei6>n_|S3ore)1c!Q) 



m)l20^" Gca>06ri3Loa>loo Gnjooruod — 

1370 o®6n)o 

7. 

ODlfflO^ Gcft)O6103t.<a>1OO nJ6rt)1 — 

562 O£10) ffll. 

8. 

6 )6)njeiloO) 

912 ml. 

9. 

onlaai^ Gtft.06ii3(.ca>1od 



nJ6103l<fl6)3gg cBdOOiI 

349 <ft>ilo3o3 

10. 

c93S030)1ffl2610303 Ol1O)ffl6103OJ3o 



O3ltft.ore)ei3o 

71 oeio) ml. 


(8<ft>Og SSeKBCrUnJOD Q1(S3jnjl6)ej(B<r»0/ 0nj00)2ffl00l2010)2 
OJ.&J njl 6) £J Q CD) 0 ‘ n^) ’ cfcOCTU 0^1 (T1) CB[.S n3d ODJ g g OIO jo 

(.nJ 01(3 010)1 <ft>u3 a®6)OOSJO10)J CT)SO10)J(TDO)1o3 nJ Ol nJ CO) (TO OQJ 
cmojo fn)oomoio)1<ft)(saoriii1cn)2gg <&,«>ooi<&,o<?i / mioonjcn 
60i3o8c9O iajaaecmocniOM cnlfSenocoioioilmjo (.nJOicSoioilceojmjgg 
B^rieiOCruJcOjC^ O)06)(P 63n_|1§1o1c86)3Cm gGBJjOO)(TU£l6)03 cft.00^0 
eioo)oio)1o3 cdIodjo (.nJoi(3oio)lBloicn)63Bg1o3 oooil6)ei n meirfl 
1230)08 6>6>oi<ft)3<2anoo 4 meirfl oi6>o B^<^eiocru (p-iffl06moio)l6)a$ 
oileiOOCQ) 4,000 OJnJ + 01(301)1(0) mlcft.JO)1 nJ61Dl20CQ)S^ 

oj063i30oijaT)0)06nr). cftijs^oS e<ft>0a_j1ca>o3 oidjOiaa^ffljggoKS 
GcftiOnjI 63cmlrn 2,000 ojnj + ffljei^ oi<3od1o) mlcSjjtcol 

nJ61DfflOOQ)S^ 0106313001303)0)06113. 

OlOSnjfflfflOd!) <ft,ffl0O3cft)0^/0rUO0nja)6313C^ n®6)OOS3d36)Oa3 
gGgO0l<e6)3OT) (.nJ<O1^O10)1cft>g36)S Oraa3nJO)3 000)120 03 010)103 
ca> 3 ocmooio) o) 3 cft.a»cB 6 ) 3 gg 6300 (.(tJBJ(3oio) 1 <ft,(pl 6 ioio) 010612113 
0ic3rfld010)1u)3gg1o3 O)^ nJ 0)1 cft> 02) 000)1 6)nJQ0)O)3 (0)1<3010)1§3gg 
01030 (310) QD)1 Ol c96) 61D o. G2K03 Olloi Ol ^ (.nJ .SjOfflo 6)nJ0C»O) 
o) 1(3 oio) 1§3 gg LoJ<01 (3oioiI 0230s n® lo)1 6)maj}“ orecnl <&> oral 

(TKOScfeJOT) ODOcMI^riJLttno (3reGnJ<ft>3dGcn)06)Sn : |o ar)OS(OOGcS6)61B 
0)0610). gDOfloS OlllPnJ OJOJ OIOIJ 01) O1(3c06) BJClS G (0)003^ (0)0 
03l(36rD pq) 010)1(133o LnJ<oi(3oio)1c96)3i23gg B(3<^eiooi)3oa>a3 03(a3oa>3003 
oiei. ooiOcMi^nitraxaioiloS 6)nj(r»o)3 o)1(3oio)1§3gg L(iJ<oi(3(0ia3lca> 
gJ6)S 0)06) <P Oil Ol (Ol c06) 3 00) c&> 0 fflj, 63B C(3 0)1 (3 6TH OU) 12 0 ®) J o 
g 61030 <S3)18)1 C06) 6103o. 


Gaz. No. 7/2008/DTP. (Irrigation) 
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«noa3 ^aosi ansil s339 nJsm1c&>c/3 acmjo asi arm 
(W6 )o 3 ca^goajejo oqoc96)0nj§1§l£j o0om (rucrugnoiul^lsiss 
cruan^ajosraajejo raratEaJcMdGCQJOfflso^o on)a(3n_jl(Sc06)6n3aj)O6m. 

cQjosxmooj (SjOfflsmajcraoejjo aja3 edsocn^ano cnlcSsmcD) 
(STWlcnjo (nJQJ(8(3TCT)1c9ffl)a)33 3(8>^ejO(TUJ<ft)a3 tiDODo OjlRSSiTjCn 
w]6>s caraajcruocDBltucruo g^tmlffllsrorOT moejjasmlteffljciaDnado 
ejelceojcmanej. 

QnJ03^0(U£j1cft>a3 (3I3S63T3lcffi ffljaS GOO) 0002,(5)0 
3(3<ieiocru nC0O63Bgjo (mjcroj GcBiOnjI-aoj rarecruejjo rasnej 
ojeft^ojjcftgjo) On)2(oJ6n§floO) O061S31 (1)1 <r»(3d302 aOO(5l3)d30(3l(JD 

(Siwlejjgg (DloasHBai^aijo C3raa3nj®)j ffljnJcrslasS <ft, jo® oasis) 
ajiBo-nanasrailaia raraj (ojoina1c&> gsomslojocft^sl Sio (ftcuolraS 
mjiBdJiy (Sjcudlcnjnjjoasrn) cara>lco)^6>s enjojo ajaa 

ecffiocn^ano cril(36mm) 0 ( 3 ^ejo(ru o 0 <m ( 3 i 3 )(sej 6 )jcno anjQaanasijo 
(njqj(8giT3)1c96))33 BcS^ejocrujcaiaS aooooj c&>( 3 o 1 (a 8 ajLBmiy 
cftinjolcnjnjjooim (njaj(3(5i5)1ci»2QS csnjojo (njaj(3(5i5)1d902gg 
BdS^ooo) o 0 cm (3re>(B£j6noDo 6 )hJqq>®> 06tbj cescuojocaijsl ao 
cft,(30l(58 (313)006)1 a2(B(3iy (.01(3(3(515)1 CDJjaS Gniajo fflOJO 
(3T3)(Sej6U(Do 0iil(!Q>(5) C5)O09> Bnj (3njl§2S2 <DCBB^OOOOni£]0(lji 
eft.oo^oejcs 2 )RSTwIroS (3i3(3)1mo<re1 cn 1 o 2 uco> 1 jij 1 § 2 gg raranjcruofn 
(5)1cr»(n)1ce6)2o oruacQ>(3i3)1(r)2o ajowocoil cft>1§(5i5)d30(3lu)o osl 
<2 (13(3 CU)/00) oil (U) (3)nJ0efl(53 (313CQ><si)(Sc96)6Iie(3)06rn (0<ft>OOl(D)(3 
cn)j1<ft)(3lcS6)2(rn(3)ej). anoaooiln^ £Je1o06>2oma»2o ossletru^ajj/ 
gojojIojd O)njoej 1(38 rareejofflancmjo ejelcsajorn B( 3 o£jom) 2 cft ,«3 
<D)06)(5)0(3j cftorasmtuMoejjo m)j1ca>(o1c06)jaD(3)ei. anoioeilasa 
g 6 nsocft) 0 (ujem cftoeianomcruroimlcn goo ojd 1 o_| 0 ( 3 § 2 oaaiT 
g(5i3)(3(U0 3lca)ocs))1(o1cS6)2aD(3)ej. fl(3neioon) oo)j1c03 0lc86)2om 
rarenjcruocD Bltucruo ffloioanj rarenjuil rai^dsoraS 6)(5)0§sj(ni5) 
(.aJcu(3(3i3)1 alajcruo cnlasulaj) cruaaso (300 o^^ejocrujtftaS 
cru j1 oft ral <s6)j cm (3) o 6m . 


aja3 eoffiocn^ano ool(86mcr»(3i3)lcD2gg (3(3<^ejo(ruj<ft)C^ aocano 
B^neiocrujofcc^ cn)j1<ft)(3lc06)2cm raranjcruoci) bIoktuo 00(3c&>1§ 
ajonj a6m1cS6) anjoceajemanjo sejcsoDnim <3cft>2nj niloc 
n 0 6iau1 ml w (3aoraj6)s ca>aa1 ol <B)j6)s njol cn 6m cnca c96)jo 
rai3o(X)1cftOffl(3i5)1(r)2ao(!C!)1 (3iacQxi»c06)2(m(3)2ao6m. niloD a®6mjlm1 
co)(3aoffl26)s cftaalol ajaS ecaoa)^®) ml (3 6m mil rare oc/)1 oft, ©1 
c96)J(m cft>(30OJ(ft>0(326)SCS2)2o aniQOn_m63BgJ6)S(I»2o 3(8r>ejOCn)2eft)C^ 
0O(.(5)o nilcmls (3)2Oc06)jam(3)Oca)l0lc06)2o. raid(oJo03O0o (o-IC3(3a513)1 
c 06 )jgg B^^oarujcftaa anjOesrejom anlcmanlcrojo cruacamjo 
6 ruaru) 6 )n : |§aj 6)0 aja3cft)2§1 osltsorualoi) annJoeilasS rareo 1 co> 1 c 802 om 

C3)O(S2)l0l<fl6)2o. 

oilon ag)6iaijlm1cQ)(3ao026)s cS>aa 1 o 1 ajaaeQaocn^a)) m1(36m 

(0)1^ (313oCn1cft)0l(S6)O(313) cft>0OO2cft>O020SC!Q>2o mi£)Onjm6313g26)S(!Q)2o 
(nJQJ(8(313)1c96))33 3^>^ejO(rU2cft)C^ a»20c96)06)C5) a5)6)(m CT)1fflm)1<fl6)J 
cmas)o<i»1ffl1c06)2o. raraicojoj raratBnJc&iiicftaa eaeuoajejo rarajojc/a^, 
6)n_|§0(33 mlcmula)) acalanloanjsl a))l 0 l 6 )cft) 6)cft)OS2c06)2(ma5)2ao6m. 
exTUcfc^jffllol fflajDGnjoorulglmj njjoea ojasanj aaanaomo 6ruoffib 
co^oaenslcftjsl ci0(oH®2ia3'' 0Kr»c06)2GariJoa3 m(33e<ft,6iBa5)06n). 

(Sca,0g m1(3aao6mffla5i3)0^1ejog1 doftiiiamlcjDlcDileejcsa 6ru1(33 
(3)2cft,(!C!)20s 30j waanaomo (3i3ocrao3ocs2)aoa3)1 6njlej1(33cDl(mjo 
rJls1c06)2(m(3)2o mlculcoilcsejcs® raresas^joDanjaoam. 

2003-6)ej (5ca,0g ajej,), oj(3(iDla)) mlcSDjanl (ojooo) mrejcfto, 
2005-aei dcftog ajeij, <u(3(iDlaj) mlcOsjanl (ojooo) 02o3ar\) 
n^amloj gra ca,0o^ Ln-ioj(3(3i3)1c03C^c90 eruocjDcOsaooalal^jo. 

19-8-1997-oei o)aj6n86)aaa'' gasi3)0oj moru(3 si. si. (oil) 
84/97 nil. 01)6132,2- <3*9)^ SlOQ>1(08 nJO^OD o®ejO (32, (30033 
cOsgjo 9-6-1999-aej a)(36n30aog'' gajraaoj 0)03(3 si. a. 
(n£)o. 00(13.) 43/99/000. (3ia)(3. (U)1.(I»1a58 oJ0(I»2(m O0&JO 
(32,c303£)ca>g2o Gcft)0g aojoanjaaoaajim/sejcscruojm ojeOsjo-paej 
3(3<^eiooo)2ca>0g oo)o6i3a\Dlij eftoeiOcasoeiearaglraS oi2O0o_|S2 
ojlcoffljom aaoeio (32,(3 oud oft,gjo ^09 B^^ieio(rulmjo 
61300) cft>ao<ia)l0lcS02o. 


Irrigation Central Circle, 
Thrissur. 


(Sd.) 

Superintending Engineer. 



